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SESflfr 


COR-I341 
Copy ,2-of 3 
X8 September 1961 


Deer Al, 

Reference Is made to our letter of 21 June 1961, (COR-1191), 
in which we submitted the first Production List end a sample 
Priced Exhibit for use under Contract No, BB-475. 

To correspond with the stipulations of PART VII Paragraph (b) 
of the contract a new sample Priced Exhibit is attached. This sample 
should be used in your submittal of FY-61 & FI- 62 Exhibits to the 
Contracting officer. 


Listed below is a recap of the Production Lists submitted by 
the Contracting Officer to date. 


Contract No, BB-475 - Fiscal Year 1961 


P. L. 61-1 
P. L. 61-2 
P. L. 61-3 

Fiscal Year 1962 

P. L. 62-1 
P. L. 62-2 


approved 21 June 1961 
approved 24 June 1961 
approved 29 June 1961 


approved 10 August 1961 
approved 31 July 1961 


Please submit your pricing formula for the period beginning 
1 July 196l. This for mu la should be submitted by return mall as 
PART H of the contract provides for pricing Production Lists as 
scon as possible but in no event more than sixty days after receipt 
of the Production List. 


Regards , 
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